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a Gen, Kvashnin, head of the SMA Trangeport Division, ordered Besener, Director 
General of the Reichsbahn in the Soviet Zone, in an order of 6 October 1948 
to carry out the following projects: 


4. Reconstruct the Zossen-liittenvalde line as a mein line railwey track. 
Tuis would entail the relaying of 6.5 kn. of track, and the replacing 
of 5 kn, of light track by Type "0" rails, capable of handling Type 52 


loconotives. V, . U ATE 
b. Lay a stretch of railway line 1.5 Im. long neer the sauee tn /At. ‘. 


¢, Estimate the costs on the basis of a technical oxemination of the Zossen- 
Sehbnefeld line and of the safety equipment on this line. 


d. Stert work at once and terminate it at the latest by 15 December 1948. 


®. Propose the transfer by the Brandenburg provincial railways of the following 
stretches to RBD Berlin: 


Zossan-liittenwalde, 
Mittenwalde-Tapchin, 
Mittenwal de-Wusterhausen, 
Littenwalde-Schbnefeld, 
2, Gen, Petrov, convander of RBD Berlin was to be personally responsible for the 


supervision of the execution of this order, - 
-25X1A6a 


: t An independent source allegedly stated, from personal inow3- 
edge, that the Spree and Teltow bridges on the Kaulsdorf-CGrunau line were 
beth double tracked on 19 October 1948.) 
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